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SUB J : CONSTRUCTION SURVEILLANCE 

FOR A/SY/FO FROM RSO MAY AND GSO 
BEIRUT FOR RSS 

REF: STATE 200454 

1. INSTALLATION OF CHANCERY FAN COIL SYSTEM STILL ON 
SCHEDULE. 

A. ARRIVAL OF SEABEE 4 OCT 74, SATISFACTORY WITH 
WORK SCHEDULE. 

B. CONTRACTOR DOES NOT EXPECT TO HAVE MORE THAN 
FIVE PERSONS AT TIME WORKING IN SECURE AREAE. 

C. CONTRACTOR PLANS 12 HOUR WORKDAY, 6 TO 7 
DAYS A WEEK. 

D. CONTRACTOR THINKS AT LEAST 3 OR PROBABLY 4 
CONSEC REQUIRED. RSO & GSO RELIEVE 2 CONSEC CAN 
HANDLE SURVEILLANCE. 

E. NO ADDITIONAL MARINES REQUIRED FOR ESCORT DUTY 
AT THIS TIME. 

F. CONTRACTOR DOES POSSESS ALL MATERIALS. 

G. NOTED-RSO SATISFIED. 

H. CA-3130 REVIEWED. MONTHLY REPORTS WILL BE 
SUBMITTED PER REF AIRGRAM. 
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Automatic Decaptioning: X 

Capture Date: 01 JAN 1994 

Channel Indicators: n/a 

Current Classification: UNCLASSIFIED 

Concepts: n/a 

Control Number: n/a 

Copy: SINGLE 

Draft Date: 13 SEP 1974 

Decaption Date: 01 JAN 1960 

Decaption Note: 

Disposition Action: RELEASED 
Disposition Approved on Date: 

Disposition Authority: kelleywO 
Disposition Case Number: n/a 
Disposition Comment: 25 YEAR REVIEW 
Disposition Date: 28 MAY 2004 
Disposition Event: 

Disposition History: n/a 
Disposition Reason: 

Disposition Remarks: 

Document Number: 1974TELAV05249 

Document Source: CORE 

Document Unique ID: 00 

Drafter: n/a 

Enclosure: n/a 

Executive Order: N/A 

Errors: N/A 

Film Number: D740256-0485 
From: TEL AVIV 
Handling Restrictions: n/a 
Image Path: 

ISecure: 1 

Legacy Key: Iink1974/newtext/t19740946/aaaabmpr.tel 

Line Count: 52 

Locator: TEXT ON-LINE, ON MICROFILM 
Office: ACTION SY 

Original Classification: LIMITED OFFICIAL USE 
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Original Previous Classification: n/a 
Original Previous Handling Restrictions: n/a 
Page Count: 1 

Previous Channel Indicators: n/a 

Previous Classification: LIMITED OFFICIAL USE 

Previous Handling Restrictions: n/a 

Reference: STATE 200454 

Review Action: RELEASED, APPROVED 

Review Authority: kelleywO 

Review Comment: n/a 

Review Content Flags: 

Review Date: 06 MAR 2003 
Review Event: 

Review Exemptions: n/a 

Review History: WITHDRAWN <26 AUG 2002 by rowelleO, 22 USC 4354 (B)>; RELEASED <06 MAR 2003 by kelleyw0>; APPROVED <06 MAR 2003 
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Review Release Date: n/a 
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